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» 


DECLARATORY  RESOLUTION  NO*  XL59-196$ 

F?r  thJ  ®stablis^8nt  of  the  northerly  ritfitt  of  way 
line  Cu.  Columbia  Street,  as  relocated  in  connection 
with  the  Three  Rivers  Redevelopment  Project. 


PLANS  ORDERED: 

ADOPTED:  Feb.  11#  19ty 

ADVERTISE  NOTICE  TO  PROPERTY  OWNERS:  Feb.  17  & 2k  196* 

Notices  mailed  Feb*  26,  196$  ' 9 W 

HEARING  ON  CONFIRMATION:  Thurs.,  March  11,  1965  3*30  p.  m, 

CONFIRMED:  March  11,  1965 

ASSESSMENT  ROLL  ORDERED:  March  11,  1965 

ASSESSMENT  ROLL  APPROVED:  March  29,  1965 

HEARING  ON  CONFIRMATION 

OF  ASSESSMENT  ROLL:  Thurs.,  April  22,  1965,  3*30  p.  m. 

NOTICE  SERVED:  April  9,  1965 

ASSESSMENT  ROLL  CONFIRMED:  April  22,  1965 


DECLARATORY  RESOLUTION  No: 


19  65 


For  tlm  Vuuatiaw  GmndamnuUem  «§h l»m  wtifa*|«^Mp— a*»  +: 'r ■ - . 5. f tab]  1 shiT.ent 

of  the  northerly  right  of  way  line  of  Columbia  Street,  as  relocated  in  connection 

with  the  Three  Rivers  Redevelopment  Project. 


Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana,  that  it  is  desired  and  deemed 

necessary  to  establish  the  northerly  right  of  way  line  of  Columbia  Street,  as 

relocated  in  connection  with  the  Three  Rivers  Redevelopment  Project,  more  

particularly  described  as  follows; 


(See  attached  sheet \ 


All  as  shown  by  a p1ay»  nt 

P»^p/-,coc  oc  now  on  file  in  the  Office  of  the  Department  of  Public  Works  of  the  City  of 

Fort  Wayne,  Indiana 


The  cost  nf  iHMd ■Vacation..  - Qp eaiag  ■ rgndamnnLfin  nf  t ight,  nf.  shall  be  as- 

sessed against  the  property  beneficially  affected  thereby. 


The  property  which  may  be  injuriously  or  beneficially  affected  fay  .ayah  .Ifamnlmn  . Clpnftiing  ■■teMMfaaa— 

j^afaa^»afc-«aghfaiafa  wtay.  ifoffl  niiUtah  pni^pniafi  is  described  as  follows:  IiQ.t_S 17.  3_nd 2Q_» County  Addition; 

Space  lying  south  of  Columbia  Street  and  west  of  Clay  Street;  Spar.fl  lvino  smith  of 
Columbia  Street  and  east  of  Clay  Street:  also,  River  bank  owned  by  the  City  nf 
Fort  Wayne.  Said  addition,  spaces  and  river  bank  are  inclusive  to  the  City  of 
Fort.  Wayne,  Indiana. 

All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General  Assembly  of  the  State  of 
Indiana,  entitled  “An  Act  Concerning  Municipal  Corporations”,  as  approved  March  6,  1905  and  the  provi- 
sions of  all  acts  amendatory  thereto  and  supplemental  thereof,  including  the  right  to  bond  assessments  as 
in  said  law  ordered. 


Assessments  if  deferred  are  to  be  paid  in  ten  equal  installments  with  interest  at  the  rate  of  five  (5)% 
per  annum.  Under  no  circumstances  shall  the  City  of  Fort  Wayne,  Indiana  be  or  be  held  responsible  for 
any  sum  or  sums  due  from  the  said  property  owner  or  owners,  or  for  the  payment  of  any  bond  or  bonds, 
except  for  such  moneys  as  shall  have  been  actually  received  by  the  City  from  the  assessments  for  such 
property  damages  as  said  City  is  by  said  above  entitled  act  required  to  pay.  All  proceedings  had  in  the  making 
of  said  improvement,  assessment  of  property,  collection  of  assessments  and  issuance  of  bonds  therefor, 
shall  be  as  provided  for  in  said  above  entitled  act  and  all  amendments  thereto  and  supplements  thereof. 


le  above  described 

City  of  Fort  Wayne,  Indian  a~T 

electric  pole  lines 


shall  be  subject  to  an  easeme 

iction  and  maintenance 


of 


and  conduits,  telephone  anc 


sewers, 
[its. 


All  Streets,  lots  and  lands  affected  iJ^*^fa».»h<iiiiB'iidii-rfOiiiib>)iU  situated Ln._the  west one -.ha.  f 

of  Section  One  and  the  east  one-half  of  Section  Two.  Township  30  North.  Ranae  12 
East  and  lie  wholly  within  the  corporate  limits  of  the  City  of  Fort  Wavne,  India na . 


ESTABLISHMENT  OF  THE  NORTHERLY  RIGHT  OF  WAY  LINE  OF  COLUMBIA  STREET 


Commencing  at  a point  on  the  northerly  property  line  of  Columbia  Street 
as  it  now  exists,  said  point  being  23.8  feet  west  of  the  southeast  corner 
of  Lot  No.  17,  County  Addition  to  the  City  of  Fort  Wayne;  thence  in  a 
southeasterly  direction  on  a line  parallel  to  and  80  feet  normally 
distant  from  the  northerly  right  of  way  line  of  the  Norfolk  and  Western 
Railway  Company,  as  established  by  Deed  Record  518,  Pages  508-09,  in  the 
Allen  County  Recorders  Office,  a distance  of  214.25  feet^to  a point, 
said  point  being  8.9  feet  east  of  the  westerly  property  line  of  Clay 
Street*  as  it  now  exists;  thence  in  a southeasterly  direction  along 
the  arc  of  a 29  degree  34.5  minute  curve  having  a radius  of  193.74  feet, 
a distance  of  222.09  feet,  to  a point  of  tangency,  said  point  being  on 
the  northerly  right  of  way  line  of  Columbia  Street  as  it  now  exist*. 
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VACATED  STREETS 

CZZD  STREET  TO  BE  DEDICATED 


Office  of 

Board  of  Public  Wo»ks 


Fort  Wayne  2.  Indiana 


B.O.  19-'65 


1*8-32-1 

Date March  11.  1965 


To. City..  Engineer 

Subject Dec.  Res.  No.  1159-1965  Columbia  Street 


Prepare  Assessment  Roll  of  Benefits  $1*00  and  Damages  $1.00. 


Fred  S.  Ehrman 
Robert  W.  Dabman 
George  F.  Gable 
BOARD  OF  PUBLIC  WORKS 


ic 

attach  P.  0.  List 


Signed 


N G 

i £ D 

□ 

F.3.E. 

□ 

R.W.D. 

□ 

GP.G. 

Date 

Reply: 


March  24,  1965 

Assessment  Roll  of  Benefits  and  Damages  completed  and  attached. 


Signed- 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


# 


Ua-32-i 


B.O.  19-'65 


Kerch  11,  1965 


City  i iigineer 

Dec.  Kos.  ’to.  1159*1965  Columbia  i treat 

Prepare  Assessment  Poll  of  Benefits  £1.00  and  Damages  $1.00. 

Fred  S.  Dhraan 
Robert  W.  Dahman 


1c 

attach  P.  C.  List 


i 


February  5,  1965 


To:  BOARD  OF  PUBLIC  WORKS 

Subject:  Declaratory  Resolution  No.  1159-1965 


No 


O 

Q 

o 


G-F.q_ 


Date 


As  you  know,  Columbia  Street  is  being  relocated  in  connection  with 
the  Three  Rivers  Redevelopment  Project.  It  is  our  opinion  that  the 
northerly  right  of  way  line  of  the  new  street  should  be  officially 
established,  because  it  is  referred  to  in  the  street  vacation  de- 
scriptions and  will  be  used  again  when  the  City  sells  property  to  the 
Redevelopment  Commission. 

For  this  reason,  we  have  prepared  the  attached  Declaratory  Resolution 
which  describes  and  definitely  locates  the  right  of  way  line.  We 
recommend  that  this  resolution  be  adopted  and  the  regular  procedure 
followed  including  advertisements,  a public  hearing  and  an  assessment 
roll  of  benefits  and  damages. 

To  our  knowledge,  this  is  the  first  time  a right  of  way  line  has  been 
established  in  this  manner.  We  believe  this  method  to  be  acceptable, 
however,  because  streets  are  often  opened  or  condemned  by  this  process. 
Assuming  that  you  will  want  to  check  this  point  with  Mr.  Meyers,  and  in 
the  interest  of  time,  we  are  sending  him  copies  of  all  material  pertaining 
to  this  proposal. 

Please  advise  what  board  order  number  is  assigned  to  this  resolution. 


City  Engineer 

DEB: is 
attachs. 

cc:  Robert  E.  Meyers 

Otto  E.  Grant 
Wayne  Schacht 


February  10,  1965 


OTED 


3.E. 

D. 
G.F.G. 


Mr.  Otto  E.  Grant,  Jr. 

395  Lincoln  Bank  Tower 
Fort  Wayne,  Indiana 

Dear  Mr.  Grant* 

Subject*  Three  Rivers  Redevelopment  Pro 

As  you  know,  the  street  dedication  y 
for  proposed  Columbia  Street  is  no 
sions  have  changed.  We  are  theref 
with  corrected  dimensions. 


A 


Assuming  that  the  street  de; 
cation  proceedings  are  competed,  w 
Streets  as  being  vacated J /If  the  de 
portion  of  the  description  should  be 


to  the  Board  of  Works 
use  some  of  the  dimen- 
a suggested  description 


If  possible,  we  also  sugg* 
that  this  right  ^ef^wly>wi If” 
Street. 

Since  the  on 
please  deal 
ready  to  prepN 


that  ii 


If  further  info 


dllNi^t  be  recorded  until  the  va« 
iceferrej^  to  Columbia  and  Clay 
cation  is  recorded  sooner,  this 
langed. 

/e  spelled  out  in  the  instrument 
5t  wide  and  known  as  Columbia 


uired  will  be  for  an  existing  water  line, 
he  Water  Engineering  Department  when  you  are 
nt  grant. 


is  necessary,  please  contact  us. 


Donald  E.  Bodeker 
Office  Manager 


DEB* is 
attachs. 


cc*  Board  of  Works 
Wayne  Schacht 


DESCRIPTION  FOR  THE  DEDICATION  OF  AN  80  FOOT  WIDE 
STREET  RIGHT  OF  WAY,  TO  BE  KNOWN  AS  COLUMBIA  STREET 

Beginning  at  a point  on  the  westerly  property  line  of  Vacated 
Clay  Street,  said  point  being  75.4  feet  south  of  the  southerly 
property  line  of  Vacated  Columbia  Street;  thence  south  on  the 
westerly  property  line  of  Clay  Street  as  it  now  exists,  a 
distance  of  110.26  feet,  to  the  northerly  right  of  way  line 
of  the  Norfolk  and  Western  Railway  Company,  (formerly  known  as 
New  York,  Chicago  & St.  Louis  Railroad  Co.)  as  established  by 
Deed  Record  518,  Pages  508-09,  in  the  Allen  County  Recorders 
Office;  thence  in  a northwesterly  direction  on  said  northerly 
right  of  way  line  of  the  Norfolk  and  Western  Railway  Company, 
a distance  of  269.83  feet,  to  the  southerly  property  line  of 
Columbia  Street  as  it  now  exists;  thence  in  an  easterly  direction 
along  said  southerly  property  line  of  Columbia  Street,  a distance 
of  116.74  feet,  to  a point  78.9  feet  west  of  the  westerly  property 
line  of  Vacated  Clay  Street;  thence  in  a southeasterly  direction 
and  parallel  to  said  northerly  right  of  way  line  of  the  Norfolk 
and  Western  Railway  Company,  a distance  of  109  feet,  to  the  point 
of  beginning; 

Subject,  however,  to  the  easement  granted  to  the  New  York,  Chicago 
& St.  Louis  Railroad  Company  by  instrument  recorded  in  Allen  County 
Deed  Record  518,  Pages  510-11,  on  October  29,  1956. 


NOTICE  OF  IMPROVEMENT 


OFFICE  BOARD  OF  PUBLIC  WORKS 


Fort  Wayne,  Indiana, 


Feb.  26,  1965 


1159 


To. 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 
Declaratory 

pass  Improveraent/Resolution  No.  

providing  for  the  Establishment  of  the  northerly  right  of  way  line  of  Columbia  Street, 

as  relocated  in  connection  with  the  Three  Rivers  Redevelopment  Project. 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 
tailed plans,  profile  and  specifications  which  are  now  on  file  and  may  he  seen  in  the  office  of  the  Board 
of  Public  Works. 

The  Board  has  fixed .?■  .Y.? ^5.9.^ . .Af. . . .^.?.^  rh . . .P™.! 

a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 

You  are  hereby  notified  that 


County  Addition 


Space  - Riverbank 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Laws  passed  by  the  Gen- 
eral Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 


BOARD  OF  PUBLIC  WORKS 


ZPECt.AK,ATo«-Y  , , 11 5 9 ^ „ 

Resolution  No. -/affFor  n£ 


S/Z/7y£a/T  3s 


A//ot  r^sso  y 'T?  a 


C*LL 


As  '7?£/_o<lat/'Z>  JZT a 


7#J£  7#X££. 'R/AZ/lS 


OWNER’S  NAME 


C/ry  Of  SoulT  IZayfe 


<Z/xy  Of  Soft  hJ/\y/se 


MOTICES  MAIL®  4 


<~ya  ~2iS<ip >oe.  . 

. ..  r .-,r. 

VZ~5-  S. 


7&e 


NUMBER  OF 


/7 

20 

Spaoe 

Spa<^£. 


- 3c 
/ tJes, 

- Sots. 

£ £aA 

3 A/SM. 


BLOCK  0.  L. 


C\ 


/ 

.'  J 3c. 

T 3c 


OL  (J/1S/A  SX 

Ay  Sr. 

0C.cs/i8SA  S-r. 
y Sr. 


DESCRIPTION 


Co  o/yry  Adest/oas 


